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Message Text 

CONFIDENTIAL 

PAGE 01 NAIROB 05689 111356Z 
ACTION SY-05 

INFO OCT-01 AF-10 ISO-OO OC-06 CCO-OO /022 W 

081628 120209Z/64 

R 111305Z APR 78 
FM AMEMBASSY NAIROBI 
TO AMEMBASSY KIGALI 
INFO SECSTATE WASHDC 6652 
AMEMBASSY ACCRA 

CONFIDENTIAL NAIROBI 5689 

DEPT FOR A/SY/OPS/FO, ACCRA FOR RCO AND COMSPEC, FROM RSO 

E.O. 11652: GDS 
TAGS: ASEC 

SUB J : CONSEC FOR KIGALI AFRECONE RENOVATIONS 

REF: (A) RADIO MSG OF 4/1 1/78, KIGALI TO NAIROBI 

(B) STATE 052321 

(C) KIGALI 189 

1 . PER REQUEST IN REF A, CONTRACTOR MAY BE PERMITTED TO 
START WORK ON EXTERIOR WALLS WITHOUT SURVEILLANCE. 

2. CONTRACTOR SHOULD NOT BE PERMITTED TO PROCEED TO 
INTERIOR WORK (PLASTERING, CEILINGS, WIRING, AIR 
CONDITIONING, PANELLING, ETC.) UNTIL CONSEC TEAM IS ON SITE. 

3. SINCE REF B CHARGED RTC NAIROBI WITH PROVIDING SEABEE 
COVERAGE FOR PROJECT, REQUEST YOU ADVISE BY RETURN CABLE 
ESTIMATED DATE INTERIOR WORK TO COMMENCE. 

4. IN COMPLIANCE WITH REF B, YOU ARE ALSO ADVISED TO 
OBTAIN PERMISSION OF THE GOR FOR MARINE SECURITY GUARDS 
PRESENCE FOR THE PROJECT AND TO REQUEST FROM THE DEPT THE 
ASSIGNMENT OF GUARDS IN SUFFICIENT TIME TO INSURE THEY 
CONFIDENTIAL 

CONFIDENTIAL 

PAGE 02 NAIROB 05689 111356Z 

ARE ON SITE WHEN INTERIOR WORK COMMENCES. NUMBER OF 
GUARDS REQUESTED SHOULD BE THREE PLUS NCOIC AND DURATION 
OF ASSIGNMENT WOULD BE UNTIL CONSTRUCTION REACHES STAGE 
WHERE BUILDING CAN BE SECURED AGAINST SURREPTITIOUS ENTRY 
AFTER HOURS. 

5. POST SHOULD PROVIDE FOLLOWING TO DEPT AND NAIROBI 
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SINCE TIMING HAS CHANGED SOMEWHAT FROM REF C: 

A. DATE CONTRACTOR EXPECTS TO START INTERIOR WORK. 

B. CONTRACTOR'SINTENDED WORKING DAYS. HOURS PER 

WEEK AND APPROXIMATE NUMBER OF CONTRACTOR EMPLOYEES TO BE 
USED ON THE JOB. 

C. POST'S PLANS FOR ACCOMMODATING SEABEES AND MSGS 
DURING ASSIGNMENT TO PROJECT. 

LE MF.T.T.F. 


CONFIDENTIAL 


NNN 
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